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i Statue of QXCAiB? Cotrfcinaency Staging P3.au 


X» AgoHginaiy draft tor the IXiCAHT contingency staging bt 
“been prepared. Cost factors f however, for contractor, aateriel, 
nqpX-ja&nt &:«i toch reps have not ’been corapiled due to failure of 
all the contractors to subait their estimates . 


25X1 

25X1 


Lockheed and Perkin -Bitter inputs are in hand and. the 
other contractors assured us that their items will he sitelttod 
Vf Friday, 1? Hay 1563. 

3. Cons t- notion fl gureo will he cmpl eted. upon receipt of 

final os tjaates trim. the I \% 2 im new on the am/ 

trip. 

4, Accordingly, the 15 J4ay target date for ixegdetioa of 

th© contingency plan has slipped psx>portioaately, with 24 J4ay 
aovJ locsttlaig as & jaore realistic date, i 
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